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Message Text 


UNCLASSIFIED 

PAGE 01 DAMASC 00093 0810I4Z 

10 

ACTION NEA-IO 

INFO OCT-OI EB-07 ISO-00 /018W 

015263 

R 080934Z JAN 76 
FM AMEMBASSY DAMASCUS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 5773 

UNCLAS DAMASCUS 0093 

EO 11652: N/A 
TAGS: BTIO, SY 

SUBJECT: FOREIGN GOVERNMENT TENDER: THERMAL POWER STATION 
- SPECIAL HANDLING- 

1. 476/DAMASCUS/T-109 

2. JANUARY 6, 1976 

3. MICHAEL DAVIS 

4. 476 SYRIA 

5. N 

6. MINISTRY OF ELECTRICITY, SULTAN SALIM ST., DAMASCUS 

7. 466 

8. APRIL 4, 1976 

9. FOREIGN GOVERNMENT TENDER 

10. TURNKEY CONSTRUCTION AND EQUIPPING OF THERMAL POWER 
STATION WITH TWO 150 MW UNITS ON MEDITERANNEAN COAST 
SOUTH OF BANIAS. FUELED BY RESIDUAL OR CRUDE OIL, 

COOLED BY SEA WATER. STATION TO BE INTEGRATED INTO 

230 KV TRANSMISSION NETWORK. CIVIL WORKS TO BE 
QUOTED SEPARATELY. BIDDERS MUST SUBMIT ALTERNATE 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 DAMASC 00093 081014Z 

PLANS DEPENDING ON FINANCING BY (A) BIDDER, OR BY 
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(B) MINISTRY. TENDER AND PERE 
RMANCE BONDS THREE 

MILLION SYRIAN POUNDS BANK GUARANTEE AND EIVE PERCENT 
CONTRACT PRICE. WINNER MIGHT RECEIVE ADVANCE 
PAYMENT OF FIVE OR TEN PERCENT OF CONTRACT PRICE. 

PERIOD OF PR 

JECT 40 MONTHS FIRST UNIT AND 46 MONTHS 
SECOND UNIT. DELAY PENALTY ACCORDING TO RETAINED 
DOCUMENTS, WILL NOT EXCEED TEN PERCENT OF CONTRACT 
PRICE. 

11. NOT DEFINED. TENDER DOCUMENTS AVAILABLE FROM PUBLIC 
ELECTRICITY ESTABLISHMENT, MUTANABI ST., DAMASCUS, 

UPON PAYMENT OF L.S. 2500.- ($1.00 EQUALS L.S. 3.65) 

12. SPECIAL HANDLING: CRITERION C. 

PELLETREAU 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 08 JAN 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976DAMASC00093 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760006-0721 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 97601 77/aaaacqcn.tel 

Line Count: 78 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: castelsl 
Review Comment: n/a 
Review Content Flags: 

Review Date: 28 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <28 JUL 2004 by barnescd>; APPROVED <18 AUG 2004 by castelsl> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER: THERMAL POWER STATION - SPECIAL HANDLING- 
TAGS: BTIO, SY 
To: COM 
Type: TE 
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